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SlfBJACffs Contract Eequl resents 


1. L’aring a recant Logistics Planning Conference held, with 
various contractor* daring the week of 25 hover her - 2 Iteeesher 
certain fee tore tiut have * direct hearing noon contracts now 
being held by K58AI8I were 4 tecasssd. in particular, those sreae 
included certain contrast commitments that repair# either change 
or authorisation for procurer ent in order that Project « AiAfusg 
sight he adequately suoportad. i have listed below these areas 
discussed along with ey recossendr ti on as to the disposition of 
these eoeae. 

» : 

(1) kecos-mcnda tioa was mate by the contractor m to the type 
test equipment necessary to he included In the unit essential equipment 
liet (VMM), in most cases tola equipment web designated by the •»»*- 
fact are rs itemed i;nd c* each ere not common items in the Air Force 
stock listing. In addition, this equipment tree chosen *«ceaee of lte 
range, stability , and configuration. Is & result there would be no 
neearnaoe that items listed in the Air force stock list, which appear 
to be like items, would meet specifications desired by Brnso-Wocldridg*. 
"hose iter® include such things es naitimeters , oscilloscope*, etc. 

As the Air Pores is critically short on any type test equipment, sad 
tss 1 feel that the >-ir Force would probably send test equipment not 
compatible with the basic items being procured under the contract, I 
reecKsetid Har<o-v» c ol bridge be given author last Ion. to bay the necessary 
test equipment listed under the Hr*®, 

(Z): .Another item the contractor call* for in the fly-away 
kit liet include© each sab-iBia&tares as explicit* tore, resistors, 
translators, etc. Again, these items hava been procured because 
of certain stability or rang© factors, These, too, would be almost 
impossible to Identify within Air fore® stock lists wail# at the 9 mu 
tics* trying to reet the unknown ranges desired by the contractor, I 
rsfcoiss send iteso~scoldridge be given aathorisetiem to parches® these 
items against the contract m additional sparse be furnished for 
fly-awry kits. 
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(3) fhe contractor established the need for & trailer equipped 
with, the various radar syeters, ”hie trailer ie to be need for the 
pre-flii$hi check-out of aircraft for the elusions. *?h.ie weald permit 
"llee'c box* type chan#,** on pre-flight , thereby not holding up the 
missions. .wcoamend that the costreet or he riven permission to 
proceed with the project of building the pre-flight trailer end that 
they bs granted a ithority to parch f - ** the trailer or, if so desired, 
wet ion bs taksa to ship a suitable trailer ae OFW. 

{*) fiamo-tfeoldridge procures tape to be used for the tap# 
recorder in system #1. Hmo-Vooldridf* presently has sait contact 
with the Esanufcctorers who esn produce a suitable true. <••*»« of the 
tape® utilised is r this, breed type and was produced pmrtleelarly for 
this reject. Because £fte o- Wooldridge previoaely hee made the contact* 
end heeeo.ee the Air Force do** not boy « thin breed tape «##** as the 
on® being presently seed in recording, 1 recommend that Iteo- Wooldridge 
be authorised to procure j„ 11 necessary tap# for this r reject. 
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{1) Discussion* with 


indicated 


that ieokheed ha* vt.de bo ororinions for the training of iMscnwate® 
to maintain the auto pilot. I recommend necessary arrangements ha 
rede with looirheed to cros*-tre.in eechfcnles th*t are presently oon- 


tsRplmted for assignment to the Project or to, add tn addition of 
two (Z) people to each Ikh who h*ve been fedequetoly trained to 
maintain fend ins tell, the nuto pilot. 


(2) Icekheed indicated their agreement to h?.v* u couple of 
mechanic* factory- trained for the maintenance of the M.a-2, starting 
unit*. These seoula should be trained as soon a® possible in order 


that they can ba ready to maintain these units which are scheduled 
to crrivel I between now wad 1 January 1956. 
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